596 


Initial 
I Date 


OS 
SW 


SB 


Resp 
Reqd 
N 
N 


Y 


Y 


Y 


ADR 
Date: 
N/A 


Approved 
By: 


General 
Manager 
Approval: 


Distribution 


DQA 1 QA Coord. 


QC Coordinator 


Customer 
Technical 
Support 


Marketing 


Customer 
Order 
Processing 


ADRYes/No: 


Created 
By: 


Checked 
By: 


RD1356 


ENGINEERING 
CHANGE 
NOTICE 


DART AEROSPACE 
LTD 


Date: 
10.07.14 
Job No.: 


Product 
No.: 
D35D-607-54X 


Product 
Name: 
HEll-UTILITY-BASKET 


Distribution 
Reqd 
Resp 
Initial 
1 Date 


Production 
Manager 
1 Coord. 
Y 
LL 


Purchasing 
Coord. 
N 


Production 
Engineering 
Coord. 
Y 
JLMlDD 


/ 


Reason 
for Change: 
RELEASING 
D350-607-54X 
QUICK 
RELEASE 
BASKET 
SERIES 
FOR COMPATIBILITY 
WITH 
DART STEPS 
AND 
EUROCOPTER 
SQUIRREL 
CHEEKS. 


Documents 
Affected: 


RELEASE 
0350-607 
REV. 
H, D35D-607-3 
~EV. 
A, ICA-D35D-607 
REV. 3, 


03914 
Rev. B, 03915 
Rev. C, 04017 
Rev. C, 04018 
Rev. C, 04019 
Rev. 0, 


04030 
Rev. C, 04032 
Rev. 0, 04085 
Rev. C, 04086 
Rev. B, 04148, 
04149, 


04150, 
04151 
REV. B 


FMS-D35D-607 
and 0355-607 
Rev. 0 


0350-607-2 
Rev. C 


PARTS MUST COMPLY 


# 
Quality 
Assurance 
Actions 


1 
Notify 
Previous 
Customers 


2 
Notify 
Eurocopter 
France 


3 


# 
Engineering 
Actions 


4 
Required 
Documents/Drawings 
Under 
Review 


, 
5 
Update 
Master 
Document 
List (MOL) 


6 
Update 
Product 
Compatability 
Matrix 


7 
Create 
Eurocopter 
Form (FEE) 


8 
Notify TC 1 FAA of Change 


9 


0 
PREVIOUS 
PARTS SATISFACTORY 
D 


Reqd 
Resp 
,:" 
Notes 
Complete 


Y 
SW 
ADVISE 
CAPITALE 
HELIPRO 
& HEll 
CARRIER. 


N 


Reqd 
Resp 
Notes 


Y 
MB 
AFFECTED 
D35D-607-44X 
BASKET 
SERIES. 


Y 
MB 
CREATED 
MOL AT REV. A. 


Y 
OS 
PER REASON 
FOR 9HANGE 
ABOVE. 


N 
..' 


N 


# 
Document 
Control 
Actions 


10 Move Electronic 
Files 


11 Update 
Blue/Pink/DSI 
Folder 
and Electronic 
Files 


12 Update 
Approved/Preliminary 
PDF Files 


13 Update 
Document 
Record 
(DR) 


14 Update 
Product 
Development 
Summary 


15 Update 
QSI 021 and/or STC Approval 
List 


16 Update 
Parts 1 STC Database 


17 Update 1 Verify 
ARC 
Database 
.:tt: "2..tS 
_ 


18 Create 
1 Update 
Change 
Record 
Form litem Card Database 


19 Create 
1 Update 
PPP's 


20 Update 
Document 
Control 
Database 
1 Laminated 
Dwgs 


21 Update 
Grey Project 
1 Electronic 
Binder 
PDF Files 


22 Update 
D-PartlM-Drawing/DSI/DEO 
Master 
Binders 


23 
24 


Reqd 


Y 
Y 


Y 


Y 


Y 
N 


Y 


Y 


Y 


Y 
N 


Y 


Y 


Resp 


KJ 
KJ 


KJ 
MB 
MP 


KJ 
KJ 
KJ 
KJ 


KJ 


KJ 


Notes 


SEE BELOW. 


UPDATED. 


ENSURE 
ALL PARTS/KITS 
ARE 
IN SYSTEM. 


0350-5411"5431-5457-5471-511 
ALL @ CHG 001. 


AS REQUIRED. 


AS REQUIRED. 


Complete 
.ro.. 


.A' 
• I'Z- 
9'\ 
• O. " 
'2 
Cf'<~ 
:)J). I ttz fNlf 
to. tJ l 
II 
I&.V 
, 


It: Dr(, '2. ~ 
. t1 
• 17. <:$l~ 
.IT, ,2 
~ 
'--" 


It,n. D&. 1'2- ~ 
IO,OK(JZ.~ 
L/ 


Description 
I Action: 
REMOVE 
UNDER 
REVIEW 
NOTE 
FROM 
BLUE 
FILES. 
ADD 
FOLLOWING 
NOTE: 
"D350-607-44X 
SERIES 
BASKET 
ARE.NOT 
COMPATIBLf!WITH 


EUROCOPTER 
SQUIRREL 
CHEEKS". 
- 
- 
. 


RELEASE 
AND SUPERSEDE 
THE 
FOLLOWING 
DRAWINGS: 
04148, 
04149, 
04150, 
04151 
REV. A. 


@. CWO t:JO \ 
(E.~oO\ 
~ 
"1)~O-(oO\"'''SG\ 
J)~-001-itol 


-'"'""--" 
ENSURE 
THAT 
HEll 
CARRIER 
GETS 
THE 
FOLLOWING 
PARTS 
ASAP: 
D350~07-511, 
04150-041, 
04151-041/-043, 
02690-6, 
AND 
ALL THE HARDWARE 


LISTED 
UNDER 
D350~07-541 
BASKET 
AS WELLE 
AS NEW liN AND 
ICA TO UPGRADE 
HIS EXISTING 
INSTALLATION. 
MIGHT 
REQUIRE 
NEW RED LABELS. 


CAPITALE 
HELIPRO 
SHOULD 
BE AWARE 
OF THE RELEASE 
OF THIS BASKET 
RELEASE. 


ECN Verified 
& Complete: 
_ 
Date: 


H:\Forms\Engineering\approved 
online 
eng\ECNrevP.xls 


